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Up*, Eugene Kiefer 
Washington, B. C. 


Subject: Task Change Record No, 16 

l. in accordance with discussions between ttr L * f er 

contractor 1 b proceeding with additional tasks 

m. .... .. m I* — am fflu4 a be condiw 


and contractor inducted 

^ Jl Ja«J i£ % JC w!t!!raLI5r. tihwiu^h l§** December, 1959 * 


in tRe~ fldifl or material* weeing. ^*w§*«-* 

during the period from 16 November through 18 December, 1959 

These additional tasks will includes 


A. 


ierisAB • Contractor will conduct 
set's on certain absorber materials 


B 


D, 


on h«>« to inveatlgat* attachment t«=hnlquea , 
normal incidence, and cyclic testing at elevate 
temperature . 

Coating, - C« ltra<!t0 5:. wlll .f?^!i e L*h^ 1 S e 
tests on certain coating samples on ham to 

Investigate resistivity or impedance vs. tempera 

ture for a.o. and d.c. currents. 

Bn „o Ce - Contractor will conduct 
screening ^is on “certain materials on hand 
comldered for use as altemates to pyroceram 

Iso lnvestigatebcndingandsustained loadsa 

teisperature and the effects of thermal exposure 
and shock. 

ms&m i£ssr»?s ersas 

of the program. 


2, Estimated costs to the Customer for these additional tasks 
are as follows; 


A. Absorbers 

B. Coatings 

C. fyroceram Alternates and Report 

Total Estimated Cost 

3, Xn accordance with the above. Contractor eutmits the 
following change to the contract; dogumekt no. — — - - 

NO 6BAKSE PH GUftSb. 

□ OECLftSEirtisS 
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